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ORIGIN AID-25 

INFO OCT-01 AF-06 ISO-00 EB-07 L-03 /042 R 

DRAFTED BY ENGR/OPNS/PTC:AHOTVEDT:ELC 
APPROVED BY ENGR/OPNS:FDIMATTEO 
AFR/CWA-Z:GMANSAVAGE (PHONE) 

GC/AER:EDRAGON (PHONE) 

SER/ENGR:PSTEARNS (INFO) 

SER/COM/ALI:JLEWIS (INFO) 

DESIRED DISTRIBUTION 

7T ACTION ENGR INFO AFR 10 GCAF GC GCFLD C CALI CHRON 2 3 8 25P 

130343 

PR 132330ZNOV 75 
FM SECSTATE WASHDC 
TO AMEMBASSY KINSHASA PRIORITY 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY MONROVIA 

UNCLAS STATE 269546 


E.O. 11652: 


TAGS: 


SUBJECT: ONATRA TELECOM LOAN H-01 1 
MONROVIA EOR MUNDY 

1 . AIDAV HAS BEEN IN CONTACT WITH KULESHA OF MOTOROLA 
AND FOLLOWING ITEMS WERE DISCUSSED: 

A. MOTOROLA HAS RECEIVED ACCEPTANCE OF THEIR OFFER BY 
ONATRA FOR TASK IB (GTE-LENKURT) AND TASKS 2-6. 

B. MOTOROLA HAS FORWARDED BY TELEX NO. 74064 TO ONATRA ON 
20 OCTOBER A RECOMMENDED FREQUENCY PLAN AND FREQUENCY 
SEPARATION. ONATRA ACCEPTANCE OF THE PLAN OR THEIR 
RECOMMENDED CHANGES URGENTLY REQUIRED TO INITIATE EQUIP- 
MENT PRODUCTION. 

UNCLASSIFIED 

UNCLASSIFIED 
PAGE 02 STATE 269546 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 

C. MOTOROLA AWAITING OPENING OF LETTER OF CREDIT AND 
ADVICE AS TO WHAT DOCUMENTS CONSTITUTE THE CONTRACT OR IF 
A SEPARATE CONTRACT DOCUMENT IS TO BE FORMULATED. AIDAV 
OF OPINION THAT IFB PLUS CHANGES AGREED TO AND AMENDMENTS 
CONSTITUTE THE CONTRACT. 

2. PLEASE FORWARD ABOVE INFORMATION TO ONATRA FOR 
NECESSARY ACTION. 

3. AIDAV WILL REVIEW MOTOROLA SUBCONTRACT WITH GTE- 
LENKURT WHEN RECEIVED AND WILL FORWARD COMMENTS. KISSINGER 
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Disposition Approved on Date: 
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Disposition Case Number: n/a 
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Executive Order: N/A 

Errors: N/A 
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Handling Restrictions: n/a 
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